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1* A ao«U&!t: wa* MM <si 12 i®»0r bole ro iep ros*al*tlv»8 
fro*. Lockheed, Firewel, iijewel/Ossld UlssH.* t»2 1 I discuss 
the status of the pilot m atfwwst* 

a. reports suhruttad indict® tii&t ti* deliveiy of perschaVis 
and parachute hardware Is* an schedule, the duel sjite ii® 

passed <psl testa, pressure salt production Is as planned* and 
ground, supptMC’fc e^a&ptMni is rands for delivery to ti® site* 


3*. | ^ roporfcal that 4*^ drop© so«M emaeaee 

s.t H fi ttifa q Si 4 iiseefcahtr and icilewSns 5^ successful KUM* 11.W 
drops would be sails* In view of Lockheed* a JO January £H#& 
date* the drop program ^111 receive {aioritj* 'leather penal ttiag* the 
tfcea^ drop teals Should be completed prior to 1 January- 


f. 

^4-1 


-'our pre-bias- arses set© cnder inrtest lotion t 


(3.) iVc meat. failures of the ©«i& jweesuar© aealiftc 
sipper repairs* tiwestimticw but w» delay* aha.?ls occur a* 
sipperc ®w\ be replaced In, four days. 

(2) Lockheed*© aad Firec©!** figures on flight tires 
capabilities of the oxygen eyata'a # arc agree* rl«wol|^ 
0 i/2 h?:Mrs ooRjpensd to Lockheed** 12 hours* Lockheed. will 
report an their findings raviaw-. 


(3) Firewei** eubeoatresetor for &»# bos/llos 

decided not to accept the contract and Ftreyel i» scouring 

the rsarfeert for a aubotiiu&e. 01*0 i4Xi oe Mpt tnforreoc* el 
pro/jsea* ia fiadinr. another vendee* . 
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} ‘Ai& refit jsirash' lltB hJSB’-s act bets’- hT^I teste* 


at 'Wright Field* Id liarfcin vill deliver the hardware 
4ri|*ht Field next, wk. 
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